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Message Text 

UNCLASSIFIED 

PAGE 01 BANGUI 00864 150821Z 
ACTION SY-05 

INFO OCT-01 AF-10 ISO-OO SYE-00 OC-06 CCO-OO OCL-OO 
FBOE-OO STE-01 /023 W 

030659 150823Z/11 

P R 150730Z APR 78 
FM AMEMBASSY BANGUI 
TO SECSTATE WASHDC PRIORITY 81 
INFO USDESPATCH AGENT NY 
AMEMBASSY ABIDJAN 
AMEMBASSY ACCRA 
AMEMBASSY KINSHASA 
AMEMBASSY MONROVIA 
AMEMBASSY NAIROBI 

UNCLAS BANGUI 0864 

DEPT FOR NSU, SY AND AF/EX; ABIDJAN FOR TSO; ACCRA FOR RCO, 

KINSHASA FOR RSO; MONROVIA FOR ATO; NAIROBI FOR RSS 

E.O.l 1652: N/A 

TAGS: ASEC 

SUB J : BANGUI NOB 

REF: STATE 89859, PARIS 10701, BANGUI 0728, BANGUI 0653, 

STATE 51471, BANGUI 0076 (ALL NOTAL) 

1 . WORK NECESSARY FOR THE OCCUPANCY OF THE VAULT MUST PROCEED 
SOONEST. WORK REQUIRED FOR INSTALLATION OF AFRECONE EQUIPMENT 
MAY BE POSTPONED. 

2. FOLLOWING IS STATUS OF ITEMS LISTED PARA 1 STATE 71498: 

A) ADDITIONAL FLOURESCENT LIGHT FIXTURES NOT RECEIVED. 

HOWEVER, THEY ARE NOT RPT NOT NECESSARY FOR OCCUPANCY. 

B ) THREE PHASE VOLTAGE REGULATOR ON HAND. 

C) BATTERY AND BATTERY CABLES FOR GENERATOR NOT YET RECEIVED. 
BANGUI 0728 REQUESTED TRACER ACTION PER STATE 51471. PARIS REPLIED 
THAT TWA OFFICE THERE HAD NO RECORD OF SHIPMENT. WE HAVE NOT 
UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 BANGUI 00864 150821Z 

YET RECEIVED A REPLY FROM U.S. DESPATCH AGENT. 

D) ELBOWS, REDUCTIONS, UNIONS, BOLTS, NUTS AND WASHERS ON HAND. 

3. MATERIALS FOR COMPLETION OF CONTRACTOR WORK ON HAND OR READILY 
AVAILABLE. WE SHOULD HAVE TWO WEEKS ADVANCE NOTICE OF SEABEES 
ARRIVAL IN ORDER TO INSURE THAT EVERYTHING IS READY. 
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4. WE HAVE BEEN ASSURED BY ENERCA (LOCAL POWER COMPANY) THAT 
PERMANENT POWER WILL BE INSTALLED BEFORE MAY 1. REPLACEMENT OF 
GALVANIZED FUEL LINES BY NON-COROSIVE ONES MAY NOT BE COMPLETED 
BY THEN, BUT EMERGENCY GENERATOR IS ONLY ABSOLUTELY NECESSARY FOR 
AFRECONE INSTALLATION IN ANY CASE. 

5. GOVERNMENT QUARTERS MAY NOT BE AVAILABLE. CURRENT PER DIEM 
IN BANGUI IS $63.00 PER DAY AND SHOULD BE SUFFICIENT. 

6. PLEASE ADVISE ETA SEABEES.QUAINTON 


UNCLASSIFIED 


NNN 
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Message Attributes 


Automatic Decaptioning: X 
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Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 15 apr 1978 

Decaption Date: 01 jan 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 jan 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1978BANGUI00864 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Expiration: 

Film Number: D7801 62-0425 
Format: TEL 
From: BANGUI 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1978/newtext/t19780453/aaaabsyq.tel 

Line Count: 72 
Litigation Code IDs: 

Litigation Codes: 

Litigation History: 

Locator: TEXT ON-LINE, ON MICROFILM 
Message ID: 7d8b01b0-c288-dd11-92da-001cc4696bcc 
Office: ACTION SY 

Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 

Reference: 78 STATE 89859, 78 PARIS 10701, 78 BANGUI 728, 78 BANGUI 653 

Retention: 0 

Review Action: RELEASED, APPROVED 
Review Content Flags: 

Review Date: 26 may 2005 
Review Event: 

Review Exemptions: n/a 
Review Media Identifier: 

Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 

SAS ID: 2958583 

Secure: OPEN 

Status: NATIVE 

Subject: BANGUI NOB 

TAGS: ASEC 
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